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Message Text 


UNCLASSIFIED 

PAGE 01 BRASIL 07162 200255Z 
71 

ACTION FBO-01 

MNFO OCT-01 ARA-10 ISO-OO SY-07 /019W 

031958 

R 191320Z OCT 73 
FM AMEMBASSY BRASILIA 
TO SECSTATE WASHDC 0116 

UNCLAS BRASILIA 7162 

FOR FBO FROM CUSICK 

E.O. 11652: N/A 
TAGS: ABLD, BR 

SUBJECT: CONSTRUCTION CONTRACTS NO.3106-321299 AND 3106-321298 
ADDITIONAL OBX ELECTRICAL REQUIREMENTS? 

1. PERIMETER SECURITY LIGHTING. 

2. ANY REVISION TO MAIN SWITCH BOARD AND POWER CENTER SINGLE 
LINE DIAGRAMS. 

3. SCHEDULE FOR ELECTRICAL GPE DELIVERY, I.E., POWER PANELS 

4. CONFIRMATION THAT EMERGENCY GENERATIONS WILL SUPPLY BOTH OB 
AND OBX. 

PER BRASILIA OM AUG, 29, 1973 SOR LIGHTING FIXTURES 61 REPEAT 
SIXTY-ONE EXTERIOR SPOT LIGHTS GRAYBAR NO. 1 1201 AN 150 W PAR 38 
ARE REQUIRED FOR EIGHT SORS. 

CRIMMINS 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 19 OCT 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973BRASIL07162 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: BRASILIA 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t1 9731 022/aaaaaqbr. tel 

Line Count: 46 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: elyme 
Review Comment: n/a 
Review Content Flags: 

Review Date: 1 1 JAN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <1 1 -Jan-2002 by elbezefj>; APPROVED <25 FEB 2002 by elyme> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: CONSTRUCTION CONTRACTS NO.31 06-321 299 AND 3106-321298 ADDITIONAL OBX ELECTRICAL REQUIREMENTS? 
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